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GUEL "NO... 5-10 SE 


SPECIAL ORDINANCE NO. S- AJA AST 


AN ORDINANCE approving Change Order 
Nov land. FINAL: For Contract’ 85=xP-1, 
Moeller-Meyer Road Water Main, with 





Scheidleman Excavating, Inc., in con- 
nection with the Board of Public Works 
and Safety. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 1 and FINAL for Con- 
trant 85-XP-1, Moeller-Meyer Road Water Main, with Scheidleman 
Excavating, Inc., in connection with the Board of Public Works and 


Safety, for: 





Change Order No. 1 and FINAL for 

Contract 85-XP-1, Moeller-Meyer Road 

Water Main is necessary to equate 

contract amount to correct amounts 

for work actually performed; 
involving a net decrease of One Thousand Three Hundred Eighty- 
Four and 56/100 Dollars ($1,384.56), all as more particularly set 
forth in the specifications, and which is on file with the Office 
of the Board of Public Works and Safety, and is by reference incor- 
porated herein, made a part hereof and is hereby in all things 
ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 






Councilmem 


APPROVED AS TO FORM 





Bruce O. B erger, City Attorney 


co Read the first time im full and on motion by Mestre ; 
seconded by Á CA tih , and dul ed, read thee eee time 









A ado 
by title and referred to the Committee E ARA 2 (and the Cit: 
Plan Commission for recommendation) and Publi Hearing to be Sera after 
due legal notice, at the Council Chambers, City-County Building, Fort Wayn: 
Indiana, on Che ~= day ok 
need, AA "cRgck Pau A ira 











( f > ta / enreda] 






DATE: 





KENNEDY, 





DRA |E. CITY CHERK 
Read the-thyrda-time in full and on motion by 7 
seconded by , and duly adopted, pláced on its 





passage. PASSED (GBs?) by the following vote: 


AYES NAYS ABSTAINED ABSENT TOSWIT: 








TOTAL VOTES 
BRADBURY 
BURNS 
EISBART 
GiaQUINTA 
HENRY 

REDD 
SCHMIDT 


STIER 


NN 


TALARICO 7 | ; 
DATE: // A Z ZO E woe $ 
i SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as (ANNEXATION) — (APPROPRIATION) —(GEN 
(SPECIAL) (ZONING MAP) ORDINANCE (RESOLUTION) NO. ERA 


on the Jp day of HUsorntee’ i i 7 LY PRA 


ATTEST? 


A 


SANDRA E. KENNEDY, CITY CLERK 






Presented by me to the Mayor of the City of Fort Wayne, Indiana, 


on the AS AL day of 


at the hour of Fe 





o'clock 





SANDRA E. KENNEDY, CITY CHERK 
Approved and signed by me this y day of AE O f 
19 SS , at the hour of 2-20 o'clock E Me ESS. T: 


WIN MOSES, JR., MAYOR 


CHANGE UKDERK 


Soa ys Fae Spat YS -/ 15-75 
] LO, LES 
Change Order No. 1 FINAL A Resolution No. 
Project No. CONTRACT NO, 85-XP-1 Board Order No. 
Name of Project '_ MOELLER-MEYER RD, WATER MAIN Date Oct.. 3, 1985 


To: SCHEIDLEMAN EXCAVATING, INC. : 


(Contractor) 


Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans. 
and specifications: 


Item Description of Change |__| Change in Contract Price 
>>. ias DEPT cion Baie Price 


| 20 L.F. | 12" D. I. WATER MAIN ae 55 eee 00 


4 | | | 
Total Decrease $1,384.56 sae 


a | ae 


Total Increese 


Net (Decrease) (XHEFENSE) Contract Price | $1,384.56 f 


The sum of $ _ 1,384.56 _ is hereby (múdedxwx) (deducted from) the total contract pr 
and the final contract price shall be adjusted as follows: 


Original Contract Price $ 75,797.25 

Current Conrract Price Adjusted by Previous Change Order $ 75;797:25 

New Contract Price Including This Change Order $ 74,412.69 
The time provided for completion in the contract for this project is (unchanged) (axereeve 
(decreased) by is calendar days due to this Change Order. The date for completio 
of all work shall be SAME . Furthermore, this document shall become an 


amendment to the contract and all provisions of the contract shall apply bereto. 


Retommended by: | Zag (Chief Water En ineer) Date (0-37-ES 


Accepted by: DA Cis? Cindy Aget- See: (Contractor) Date 10-94-85 


(Director of Water Resources)pate 


of Works) Date “0 — F -Z g 
of Works) Date /Jd E 27S ; 





Approved by: 







(Chm. Bd. 







Member Bd. 
(Member Bd. of Works) 


Attested by: Cie, ee: DLE DG PES EE ee (Clerk) Date LO Fie 


¡EN 


tw 


Change Order No. L FING. 
Resolution No. Tor 


Board Order No. 156-84 


REQUEST_AND JUSTIFICATION FOR CHANGE 


Necessity for change: TO EQUATE CONTRACT AMOUNT TO CORRECT AMOUNTS FOR WORK ACTUALLY 
A O a aa A A 


PERFORMED. 
A A E AA ae ES CASO a 
€xxq_ —_—_ ee ae 
€IIXIX A ee A eee ee 
A A A ED EA. BEY 
E E A a A ey 
RT RE IN A SL Sh a Ee oe 
aa RS A Fe IE EAN 
E E E CR ER RN E A RE A 
4 
A A O AI A ENS 


Will proposed change alter size of the project? Yes No X 

If yes, explain 

ene a sae ee a OEE AMEE SI LRG a S ILA a 
sss 


Affect on operation and maintenance cost of this project: 


NONE 
á—_—_a_—_____ _ _ —c +4 

















» CE 
CARE E. REINKE Enginee 


FIAU > 


Admn. Anpr. 
TITLE OF ORDINANCE Change Order #1 and FINAL, Contract 85-XP-1, Mgeller-Meyer Rd. Watér 
l ¡0 ; “47 Main 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works 8 Safety X UE e “YT 





SYNOPSIS OF ORDINANCE Change Order #1 and FINAL for Contract 85-XP-1, Moeller-Meyer 
Rd. Water Main is necessary to equate contract amount to correct amounts for work actually 


erformed. Scheidleman Excavati j i y 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $1,384.56 decrease 


ASSTGNED TO COMMITTEE P 





BILL NO. S-85-10-48 








REPORT OF THE COMMITTEE ON CITY UTILITIES 
WE, YOUR COMMITTEE on . ` CITY UTILITIES. | _TO WHOM WAS 
REFERRED AN (ORDINANCE) ~~ (RESOLUTION) approving Change Order 


No. 1 and FINAL for Contract 85-XP-1, Moeller-Meyer Road Water Main, 


with Scheidleman Excavating, Inc., in connection with the Board of 


Public Works.and Safety oe - l 
Sa oa A S aaa a ce see emma ge 
e A E NS SEE eee 














HAVE HAD SAID (ORDINANCE) (RESOBBERSN) UNDER CONSIDERATION AND BEG 


LEVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) : 











(RESAKYTXONY 
NO 
THOMAS C. HENRY 
CHAIRMAN . 
JANET G. BRADBURY ` aa 
VICE CHAIRWOMAN’ — a——— 


DONALD J. SCHMIDT 





JAMES S. STIER; 





_ a dz 6. A RaZ CHARLES B. REDD . 


CONCURRED IN Wat | SANDRA E. KENNEDY 
: CITY CLERK 





